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Netherlands Representative Office Ramallah 


2014 


Activity 

2014 

Implemented by 

Rio marker 

Gender marker 

Number Name 

Actual expenditure 

Name Organisation channel 

mitigation/adaptation significant/principal 

significant/principal 

24575 

FAO (Gaza Buffer Zone) 

EUR 176.880 

FAO 

Multilateral organization 

Not applicable 

Not applicable 

Not applicable 

24985 

FAO (HVC) 

EUR 1.279.525 

FAO 

Multilateral organization 

Not applicable 

Not applicable 

Not applicable 

25565 

UAWC (LWRM) 

EUR 1.000.000 

UAWC 

NGO 

Not applicable 

Not applicable 

Not applicable 
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Result Area 1 


Increase in sustainable food production 


Result Question 1.1a: How large has the increase in food production been? 

The Palestinian Ministry of Agriculture has set an official target for the increase in food production. By 2017, the amount of food produced should increase by 15% 
compared to the baseline figure of 2010. For 2015, the increase should be 10% compared to 2010. Since the NRO program focuses on vegetable erop production, 
the most relevant indicator to measure at country level is the increase in plant food production. Besides increasing productivity per hectare of land, the main type of 
intervention will be to expand the amount of land used for agriculture in the oPt. For this reason, the increase in agricultural land is also included as an indicator. 
Finally, the employment effect of these measures is also taken into consideration. 


Baseline 

Target 2017 

Result 2012 

Result 2013 

Result 2014 

Source 

Indicator 1 : plant food production in the oPt (fruit trees, vegetables, field 
crops) in metric tons 

448,688 metric ton 
(2010) 

502,530 metric ton 
(12%) 

- 

1,151,581 metric 
ton 

not available 


Indicator 2: vegetable crops production in the oPt in metric tons 

280,542 metric ton 
(2010) 

308,596 metric ton 
(10%) 

- 

23,000 metric ton 

not available 


Indicator 3: hectares of land available for agricultural production in the 
oPt 

103,490 ha (2010) 

108,664 ha (5%) 

- 

26,5 ha/341,1 ha 

not available 


Indicator 4: number of permanent workers in the agricultural sector of 
the oPt 

150,500 farmers 
(2010) 

171,570 farmers 
(14,2%) 

- 

not yet available 

157,100 

PCBS (estimates) 


Result Question 1.1 b: To what extent has your programme contributed to 
these results? Which outputs and (intermediary) outcomes were achieved? 

The objective of the NL Rep Office is to increase the availability of land and water resources in targeted rural communities in the oPt, as well as improved 
management and productivity thereof, in order to increase vegetable erop production. The indicators used reflect these objectives and are the same as those at 
country level (1.1 .a) in order to be able to see to what extent the Dutch interventions have contributed to the results at country level. The Gaza Buffer Zone and the 
Land and Water Resource Management programmes will increase the no. of hectares in the oPt available for the production of vegetables and provide training to 
the farmers where needed, which will ensure increased food production. High Value Crops will aim for higher vegetable productivity per hectare in West Bank and 
Gaza. All three programs will contribute to an increase in vegetable production in the oPt, and by default to Palestinian food production in general. NB: the food 
security program activities of the NRO in the oPt have started in 2013. 


Baseline 

Target 2017 

Result 2012 

Result 2013 

Result 2014 

Source 

Indicator 1: volume of vegetable erop production in metric tons through 
NRO funded programs 

50,117 tons (2012) 

106,696 tons 

50,117 tons 

20,500 tons (only 
vegetables) 

34,440 tons 
(29,600 tons veg.) 
2608 tons/ LWRM 

FAO project reports 

Indicator 2: hectares of land used for agricultural production through 

NRO funded programs 

3,927 ha (2012) 

4,872 ha 

- 

357,6 ha 

366.6 Ha 

8.12 Ha LWRM 

FAO Annual reports 2014 of HVC and bufferzone 
projects 

Projects: HVC 350 ha) and Buffer Zone (16,6 ha) 

Indicator 3: permanent workers in the agricultural sector through NRO 
funded programs 

1,180 workers 
(2012) 

5,005 workers 

- 

3,583 

4,284 

3169 LWRM 

FAO 

Projects HVC (4160) and Buffer Zone (124) 
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Result Area 1 


Increase in sustainable food production 


Result Question 1.2a: Howhasthe use of land, water, energyand labour 
developed? 

At the national level, the Palestinian agricultural sector aims to improve the efficiency and productivity of existing agricultural capacities by 5% in 2017. It also aims 
to improve sustainability and optimal use of available resources in the context of climate change, including addressing depletion of increasingly scarce water 
resources (5% less usage by 2017; include treated waste water for agricultural use). A third target is to improve gender equality by increasing the percentage of 
women as permanent agricultural workers more than the percentage increase of men. 


Baseline 

Target 2017 

Result 2012 

Result 2013 

Result 2014 

Source 

Indicator 1: productivity of land use ( production per ha) 

6 tons per ha 
(2010) 

not available 

- 

4.6 tons per ha 

Not available 

PCBS Agriculture Statistics Survey/PCBS 2013 

Indicator 2: productivity of water (M3 per ton produced) 

100 M3 per ton 

not available 

- 

Not yet available 

Not available 

PCBS Agriculture Statistics Survey/ 

FAO HVC and buffer zone projects annual reports 

2013 

Indicator 3: use of treated waste water for agricultural production 

0m3 (2010) 


- 

Not available 

Not available 

N.A. 

Indicator 4: number of men and women employed in the agriculture 
sector (objective is to increase the share of women more than men) 

107,000 men / 
43,000 women 
(2010) 

120,000 men 
(12%/51,600 
women (20%) 

- 

10,000 workers, 
3,500 permanent 
workers (inacurate 

111,300 men 

45,800 women 

PCBS estimates (January 2015) 


Result Question 1.2b: To what extent has your programme contributed to 
these results? Which outputs and (intermediary) outcomes were achieved? 

A key objective of the NL funded land development programmes in both the West Bank and Gaza will be to promote the efficiënt and sustainable use of additional 
land and water resources acquired through these programmes. In addition, the High Value Crops programme will expand the use of the Global GAP certification 
Standard, which inter alia means that more and more Palestinian farmers will produce crops in a more sustainable way. The interventions will include pilot sites 
concerning usage of treated waste water. All interventions are designed through a labour-intensive approach and aim to increase the participation of women as 
permanent workers. 


Baseline 

Target 2017 

Result 2012 

Result 2013 

Result 2014 

Source 

Indicator 1 : productivity per hectare of land supported by the NRO 

12.76 tons per ha 

21.89 tons per ha 

- 

97.6 tons per ha 
(fruits, vegetables 
and herbs) 

98.4 tons per Ha 
(fruits, vegetables 
and herbs), 94 in 

Accumulation of project figures implemented by FAO 
and funded by NRO. 94 in the LWRM project imp. by 
UAWC 

Indicator 2: productivity of water (M3 per ton of food produced with the 
support of the NRO) 

83,3 M3 per ton 

69,0 M3 per ton 

- 

82 M3 per ton 

84 M3/ton HVC 
76m3/tton LWRM 

Accumulation of project figures implemented by FAO 
and funded by NRO 

Indicator 3: use of treated waste water for agricultural production 
supported by the NRO 

0 

40.000 M3 (pilot 
project) 

- 

0 

0 

not applicable 

Indicator 4: Number of men and women employed in the programmes 
funded by the NRO 

920 men, 260 
women 

3,730 men and 

1,275 women 

- 

3,800 men and 

700 women 

3,940 men H 

730 women H 

812 men, 16WL 

FAO reports 

812 men and 16 women in LWRM 

LWRM Report 
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Assessment of results achieved by NL across the entire Result area 1 


Increase in sustainable food production 


B. Results achieved as planned 

NRO started its programmes in the food security sector in 2013. The projects have been developed in 2012 and 2013 and entered the start up phase in the course 
of 2013. NRO requested implementing agencies FAO and UAWC to choose projects in vulnarable and high-risk areas in the oPt. This means that projects are 

Reasons for result achieved: 

with Israëli authorities for access and movement, request for permits and sometimes confiscation of machineries. 

The actual implementation of the programmes was ongoing during 2013 and the land reclamation activities in the case of LWRM started in January 2014. 

Therefor, the increase in food production cannot be measured yet, and will not be measured until after the third year of planting the fruit trees. 

The Gaza Buffer Zone project has faced slight setbacks because of the decision of the Ministery of National Economy not to release 5,5 hectares of land. The 
project was still able to successfully achieve 83% of its original land rehabilitation work planned for food production under the project. 

Implications for planning: 

As for the LWRM program under component land reclamation; the actual production start after 3 years from planting the fruit trees. The current production through 
LWRM program is out of the intercropping and irrigated vegetables planted under the water interventions in north West Bank. 

The program as face many challenges since stated in July 2013. The agricultural roads interventions in area C had face a stopping orders and machines 
confiscation which impacts the progress of the program. 













Result Area 3 


More efficiënt markets and an improved business climate 


Result Question 3.1a: Did business activity and trade increase and was 

it inclusive? 

Country level objective: increase the value of agricultural exports by 10% to USD 95 million by the end of 2017. Locally, aim is to reduce the dependence on 
agricultural imports by 10% in 2017. Moreover, the PA aims to fulfil all technical requirements concerning trade in agricultural commodities for WTO membership, 
which should generate a further increase of trade. 


Baseline 

Target 2017 

Result 2012 

Result 2013 

Result 2014 

Source 

Indicator 1 : Palestinian GDP 

USD 6,258 mln 
(2011) 

USD 8,100 mln 

USD 6,796 mln 

USD 7,054.3 mln 

USD 6,878 mln 

PCBS Annual Statistical Report 

Indicator 2: Palestinian income per capita 

USD 1,593.5 
(2011) 

not available 

USD 1,679.3 

USD 1,691.9 

USD 1,607.3 

PCBS (estimates) 

Indicator 3: Value of Palestinian exports 

USD 720 mln 
(2011) 

not available 

not available 

USD 839.4 mln 

USD 831.1 mln 

PCBS 

Value of imports 2014 USD 4671.8 mln 

Indicator 4: Value of Palestinian agricultural exports 

USD 162 mln 
(2011) 

not available 

not available 

USD 172 mln 

USD 181.2 mln 

PCBS Annual Statistical Report(estimate) 


Result Question 3.1 b: To what extent has your programme contributed to 
these results? Which outputs and (intermediary) outcomes were achieved? 

The NL Rep Office focuses its interventions in this area on improving the capacity of around 20 Palestinian cooperatives to produce High Value Crops (HVC) in 

Gaza and the West Bank. The programme addresses the entire value chain of of vegetables and flowers, and aims to improve the competitiveness of these 
products coming from small-scale farmers in both the local and international markets. 


Baseline 

Target 2017 

Result 2012 

Result 2013 

Result 2014 

Source 

Business income of beneficiaries of the NRO programs 

not available 

not available 

not available 

USD 8340 

USD 8,460 

FAO 

Jobs created by NRO programs 

1,180 jobs 

5,005 jobs 

N.A. 

3583 permanent 
6749 temporary 

3,607 permanent 
6,880 temporary 

Accumulation of project figures/FAO 

Household income of beneficiaries of the NRO programs 

N.A. 

N.A. 

N.A. 

USD 11,140 

USD 11,260 

FAO 

Value of exported HVC of NRO program 

N.A. 

N.A. 

N.A. 

USD 6 million 

USD 17.83 million 

FAO reports 
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